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Message Text 

CONFIDENTIAL 

PAGE 01 LAGOS 10374 221045Z 
ACTION COME-OO 

INFO OCT-01 AF-10 ISO-OO EB-08 /019 W 

072890 221122Z/23 

R 220944Z AUG 78 
FM AMEMBASSY LAGOS 
TO SECSTATE WASHDC 159 

CONFIDENTIAL LAGOS 10374 

E.O. 11652: GDS 
TAGS: BENC, NI 

SUBJECT: MAJOR PROJECT: PIPELINE COMMUNICATIONS SYSTEM FOR 
NATIONAL PETROLEUM CORPORATION 

REF: (A) LAGOS 078689, (B) STATE 209340 

1 . CONTRACTS FOR ENGINEERING AND HARDWARE FOR THE 
PIPELINE TELECOMMUNICATIONS SYSTEM FOR THE NATIONAL 
PETROLEUM CORPORATION HAVE NOT YET BEEN AWARDED. THE 
CONTRACT WAS DIVIDED INTO TWO CELLS, ENGINEERING CELL 
AND HARDWARE CELL AND THE DEADLINE FOR SUBMISSION 
FOR PROPOSALS WAS FEBRUARY 15. HOWEVER, THERE HAS BEEN 
A TREMENDOUS AMOUNT OF CONFUSION OVER WHAT PROPOSALS 
WERE TO HAVE ENTAILED. INITIALLY THE NATIONAL PETROLEUM 
CORPORATION SUGGESTED THAT BIDDERS SHOULD MAKE SUBMISSIONS 
ON THE WHOLE PROJECT, CONSULTANCY/DESIGN/INSTALLATION. 

LATER, CONTRACT WAS DIVIDED INTO TWO SEPARATE SECTORS, 

ENGINEERING AND HARDWARE. 

2. IN ENGINEERING, THE FOLLOWING AMERICAN COMPANIES BID: 

MORCOM. TELECONSULT, TELCOM, TCAS AND TAI. IN HARDWARE 
SECTION FOUR COMPANIES BID, THREE OF WHICH WERE AMERICAN: 

BECHTEL, PAGE EUROPA AND AERONEUTRONIC FORD. THE LATTER 
OF THESE COMPANIES, AERONEUTRONIC FORD, HAS WITHDRAWN 
FROM NIGERIA. WE DON’T KNOW, HOWEVER, WHETHER THE COMPANY 
HAS WITHDRAWN FROM THE COMPETITION. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 LAGOS 10374 221045Z 


CONFIDENTIAL: 

3. ACCORDING TO SOURCES IN NNPC, IT SEEMS AS IF THERE 
IS DISAGREEMENT OVER WHETHER CONTRACT FOR ENGINEERING SHOULD 
BE AWARDED TO TCAS OR TELECONSULT. THE GENERAL MANAGER SEEMS TO BE 
BEHIND AWARDING THE CONTRACT TO TCAS BUT THIS HAS CREATED 
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STIFF OBJECTIONS BY OTHER MEMBERS OF THE TENDER BOARD. 
WYMAN 


CONFIDENTIAL 


NNN 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 22 aug 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978LAGOS10374 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Expiration: 

Film Number: D780342-1363 
Format: TEL 
From: LAGOS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780838/aaaabfod.tel 

Line Count: 64 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: b27c635f-c288-dd11-92da-001cc4696bcc 

Office: ACTION COME 

Original Classification: CONFIDENTIAL 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 78 LAGOS 78689, 78 STATE 209340 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 16 may 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1663302 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: PIPELINE COMMUNICATIONS SYSTEM FOR NATIONAL PETROLEUM CORPORATION 
TAGS: BENC, Nl 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/b27c635f-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 

Sheryl P. Walter 
Declassified/Released 
US Department of State 
EO Systematic Review 
20 Mar 2014 

Markings: Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



